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1. IN CONVERSATION WITH E/C CHIEF, LANG AFRIQUE LOCAL 
REPRESENTATIVE ANDERSON STATED THAT MINFIN BEDIE AND 
SODESUCRE DIRECTOR GENERAL KIGBAFORY WERE CURRENTLY IN 
US NEGOTIATING WITH LANG ENGINEERING REGARDING SECOND 
SUGAR COMPLEX IN IVORY COAST. ACCORDING TO ANDERSON, 

GOIC IS REVISING UPWARD ITS TARGET FOR SUGAR PRODUCTION 
TO 300,000 METRIC TONS REFINED SUGAR BY END OF 70S. 

FIRST SUGAR PROJECT AT FERKESSEDOUGOU HAS CAPACITY OF 

60.000 METRIC TONS. SECOND WAS TO HAVE CAPACITY OF 

40.000 METRIC TONS REFINED SUGAR; THIS FIGURE REVISED TO 60,000 
METRIC TONS AND MAY GO AS HIGH AS 100,000 METRIC TONS. ADDITIONAL 
NEW REFINERIES WOULD BE LOCATED IN OTHER REGIONS OF NORTHERN 
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2. ACCORDING TO ANDERSON, GOIC HAS NOT YET CONTRACTED FOR 
FEASIBILITY STUDY (IES) RELATIVE TO PROPOSED SUGAR PRODUCTION 
EXPANSION. EMBASSY RECOMMENDS THAT IF POSSIBLE DEPARTMENT 
RAISE QUESTION WITH KIGBAFORY AND/OR BEDIE WITH VIEW TO 
INTERESTING THEM IN ENGAGING US CONSULTANT FIRMS TO DO 
NECESSARY STUDIES. 

3. REGARDING PROGRESS OF SUGAR REFINERY AT FERKESSEDOUGOU, 
ANDERSON STATED THAT BEDIE TOLD HANS LANG, PRESIDENT OF LANG 
ENGINEERING, THAT LAST DATE FOR CUTTING CANE WAS JUNE 15; 

THUS REFINERY MUST BE OPERATIONAL BY JUNE 1 IN ORDER TO CUT 
CANE PRIOR TO COMMENCEMENT OF RAINS. ANDERSON STATED THAT 
CONSTRUCTION WAS IN LAST PHASE; IF ALL GOES WELL, SHOULD BE 
COMPLETED BETWEEN JUNE 1 AND 15. EXTRA CREWS HAVE BEEN 
ENGAGED, BONUSES ARE BEING OFFERED, AND NECESSARY EQUIPMENT 

IS BEING DELIVERED BY CHARTERED AIRPLANES TO MEET BEDIE'S DEADLINE. 
ACCORDING TO ANDERSON, THERE IS NO MARGIN FOR ERROR IN FINAL 
CONSTRUCTION TIMETABLE AND MAJOR QUESTION IS WHETHER ALL SYSTEMS 
WILL TEST OUT SATISFACTORILY. 

3. COMMENT: WE ARE NOW IN CRUNCH PHASE OF LANG AFRIQUE 
OPERATION AND CAN ONLY KEEP FINGERS CROSSED THAT LANG WILT. 
COMPLETE PROJECT AS PLANNED. SUCCESSFUL COMPLETION COULD WELL 
MEAN THAT LANG WILL OBTAIN SUBSTANTIAL NEW CONTRACTS FOR 
IMPLEMENTATION OF IVORY COAST AMBITIOUS SUGAR OPERATIN. 

ALSO, LANG'S SUCCESS IN IVORY COAST WILL CONSIDERABLY ENHANCE 
PROPECTS FOR ITS ACQUIRING NEW BUSINESS ELSEWHERE IN WEST 
AFRICA. LANG APPEARS FULLY AWARE OF ALL THAT IS RIDING ON IVORY 
COAST PROJECT AND IS MAKING EVERY EFFORT TO COMPLETE IN TIMELY 
AND SATISFACTORY MANNER. 

SMITH 


LIMITED OFFICIAL USE 


NNN 


Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: SUGAR, CONSTRUCTION, PRODUCTION, REFINERIES, NEGOTIATIONS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 09 MAY 1974 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: GarlanWA 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974ABIDJA03574 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 12-1 156 
From: ABIDJAN 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740563/aaaacdpe.tel 

Line Count: 93 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AF 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: GarlanWA 
Review Comment: n/a 
Review Content Flags: 

Review Date: 28 AUG 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <28 AUG 2002 by boyleja>; APPROVED <10 FEB 2003 by GarlanWA> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: LANG AFRIQUE: PROGRESS ON SUGAR REFINERY RESGC ABIDJAN 2687 
TAGS: EFIN, IV, LANG AFRIQUE 
To: STATE 
Type: TE 

Markings: Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



